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LIMITED OFFICIAL USE PORT LOUIS 0330 

PRETORIA FOR RSO; DEPT EOR A/SY/OPS/FO: 

NAIROBI FOR RSS, RTC, RCO; ACCRA FOR COMSPEC 

E.O. 11652: N/A 

TAGS: ASEC, ABLD, AFAC, NSU, MP 
SUBJECT: CONSEC PROJECT: NOB, PORT LOUIS 

REP: (A) PORT LOUIS 0252; (B) PRETORIA 1 158 

1 . EMBASSY HAS RECEIVED COPY OP LETTER TO ARCHITECT OF NEW 

OFPICE BUILDING PROM CONSTRUCTION COMPANY ADVISING THAT THEY WISH 
BEGIN WORK ON VAULT WALLS IMMEDIATELY. 

2. LETTER STATES THAT SINCE VIRTUALLY ALL WORK REQUIRING USE OF 
TOWER CRANE HAS BEEN COMPLETED, REMOVAL OF CRANE IS NECESSARY 
TO ALLOW FOR COMPLETION OF FINISH WORK TO BALCONIES AND GROUND 
FLOOR AREAS. ADDITIONALLY, NECESSITY OF PLACING STRESS SUPPORTS 
ON THIRD PLOOR UNDER VAULT AREA DURING POURING OF CEMENT MEANS 
WORK ON BOTH THIRD AND FOURTH FLOORS HAS STOPPED AND WORK 
SCHEDULES OF AIR-CONDITIONING, FALSE CEILING AND ELECTRICAL 
SUB-CONTRACTORS WILL SOON BE DISRUPTED UNTIL VAULT IS PINISHED. 

LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 PORT L 00330 170134Z 

3. CONTRACTOR SAYS POURING OP WALLS EOR VAULT IS 2-3 

DAY JOB ONLY. AFTER THIS WORK HAS BEEN COMPLETED, FOURTH FLOOR 
CONSTRUCTION SCHEDULING CAN RETURN TO NORMAL PACE. 

4. CONTRACTOR ADVISES IT IN OUR INTEREST MOVE QUICKLY ON 
CONSTRUCTION OF VAULT AREA AS ONCE CRANE IS TAKEN DOWN EXPENSE 
OF ERECTING SMALLER CRANE AND OTHER EQUIPMENT REQUIRED FOR 
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OUR VAULT CONSTRUCTION WILL BE BORNE BY US. 

5. WOULD APPRECIATE YOUR ADVISING SOONEST WHEH SURVEILLANCE 
TEAM CAN BE SCHEDULED FOR THE 2-3 DAYS REQUIRED TO COMPLETE 
POURING OF VAULT WALLS. 

KEF, LEY 


LIMITED OFFICIAL USE 
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